ಕರ್ನಾಟಿಕ ವಿಧಾನ ಪರಿಷತ್ತು 


ಚುಕ್ಕೆಗುರುತಿನ ಪಕ ಸಂಖ್ಯೆ |: 


341 (2428). 


ಸದಸ್ಯರ ಹೆಸರು 


ಶ್ರೀ ಎಂ.ಎ ಗೋಪಾಲಸ್ವಾಮಿ ' 
(ಸಳೀಯ ಸಂಸ್ಥೆಗಳ ಕ್ಷೇತ) 


ಉತ್ತರಿಸಬೇಕಾದ ದಿನಾಂಕ 


30-03-2021 (ಸದನವನ್ನು 
ಮುಂದೂಡಲಾಗಿರುತ್ತಡೆ) 


ಉತ್ತರಿಸುವ ಸಚಿವರು 


ಮಾನ್ಯ ಪೌರಾಡಳಿತ ಹಾಗೂ ಸಕ್ಕ ರೆ ಸಚಿವರು. 


ಸ ಪ್ರಶ್ನೆ ಉತ್ತರ | 

ಅ) | ಹಾಸನ ನಗರಸಭೆಯು `` `ಪ್ರಪ್ತತ| ಹಾಸನ ನಗರಸಭೆಯ ಪ್ರಸ್ತಾ ಕರ ವಾರ್ಡ್‌ಗಳನ್ನು ಪಾದದ 
ಒಳಗೊಂಡಿರುವ ವಾರ್ಡ್‌ಗಳು ' - 
ಎಷ್ಟು; ಕಳೆದ ಮೂರು ವರ್ಷದಿಂದ | 1 ನಗರೋತ್ಸಾಸ: - 
ಇವುಗಳಗೆ ಮೂಲಸೌಕರ್ಯ | ಕಳೆದ ಮೂರು ವರ್ಷಗಆಂದ ಹಾಸನ ನಗರಸಭಾ ಪ್ಯಾಪಿಯಲ್ಲಿ 


ಒದಗಿಸಲು ಎಷ್ಟು ಅನುದಾನವನ್ನು 


ವ್ಯಯುಸಲಾಗಿದೆ; ಯಾವ ಯಾವ 
ಕಾಮಗಾರಿಗಳನ್ನು ಕೈಗೊಳ್ಳಲಾಗಿದೆ; 
(ಕಾಮಗಾರಿವಾರು, ವರ್ಷವಾರು 
ವಿವರ ನೀಡುವುದು) 


| ಕಳೆದ- -ಮೂರು 


ಮೂಲಭೂತ ಸೌಕರ್ಯಗಳನ್ನು ಒದಗಿಸುವ ನಿಟ್ಚಿಪಲ್ಪ 
ನಗರೋತ್ಥಾನ (ಮುನಿಸಿಪಾಅಟ) ಹಂತ-3ರ ಯೋಜನೆಯಡಿ 
ರೂ.ಡ50೦೦.೦೦ ಲಕ್ಷಗಳು ಹಂಚಿಕೆಯಾಗಿದ್ದು, ಹಂಚಿಕೆ ಮೊತ್ತದ 
ಶೇ.8ರರಣ್ಟು ಅಂದರೆ ರೂ. 2೦75.೦೦ ಲಕ್ಷಗಳ "ಮೊತ್ತದ 
ಕ್ರಿಯಾಯೋಜಸೆಯು ಅನುಮೋದನೆಯಾಗಿದ್ದು, ಕಾಮಗಾರಿಗಳನ್ನು 
ಅಸುಷ್ಣಾನಗೊಆಸಲಾಗುತ್ತಿದೆ. ಈವರೆಗೆ ರೊ.1091. 26 ಲಕ್ಷಗಳನ್ನು 
ವೆಚ್ಚ: ಮಾಡಲಾಗಿದೆ. ಕಾಮಗಾರಿಗಳ ವಿವರಗಳನ್ನು ಅಸುಬಂಧ- ರಲ್ಲ 
ನೀಡಿದೆ. 


2) ಸಚ ಭಾರತ ಮಿಷನ್‌: 

ಹಾಸನ ನಗರಸಭೆ ವ್ಯಾಪ್ತಿಯಲ್ಲ ಸ್ವಚ್ಛ ಭಾರತ ಮಖುಷನ್‌ 
ಯೋಜನೆಯಡಿ ವೈಯಕ್ತಿಕ ಶೌಚಾಲಯ ನಿರ್ಮಾಣ ಹಾಗೂ 
ಘನತ್ಯಾಜ್ಯ ನಿರ್ವಹಣಿಗಾಗಿ ಕೈಗೊಂಡಿರುವ ಕಾಮಗಾರಿಗಳ 


“ವಿವರವನ್ನು. 'ಅನುಬಂಧ.- 2-ರಣ್ಪ ಒದಗಿಸಿದೆ. 


3) 14ನೇ ಮತ್ತು 15ನೇ ಹಣಕಾಸು ಆಯೋಗದ ಅನುದಾನ: 
'ವರ್ಷಗಆಂದ”" “ಹಾಸನ `` `ಸಗರಸಭೆಗೆ 
ಮೂಲಸೌಕರ್ಯ ಒದಗಿಸಲು '14ನೇ ಹಣಕಾಸು ಆಯೋಗದ 
ಅನುದಾನ ಮತ್ತು 15ನೇ ಹಣಕಾಸು ಆಯೋಗದ ಅನುದಾನ 
ಬಡುಗಡೆಗೊಳಅಸಲಾಗಿದ್ದು, ಶತನಕ. ಹಾಸನ ನಗರಸಭೆಯ 
ಪ್ಯಾಪ್ತಿಯಲ್ಲನ ವಾರ್ಡ್‌ಗಳಲ್ಪ ವೆಚ್ಚ ಮಾಡಿರುವ ವಿವರಗಳನ್ನು 
ಕಾಮಗಾರಿವಾರು, ವರ್ಜಾವಾರು ಅನುಬಂಧ- 3ರಲ್ಪ ಒದಗಿಸಿದೆ. 


(2೦15-16: ರಂದ 


4) 'ಕೆರದ್ರ” `'ಪರಸ್ಸೃತ್ರ" “ಅಮೃತ್‌ “ಯಾನೆ: 
202೦-21 

1 ಲಕ್ಷಕ್ಕಿಂತ ಹೆಚ್ಚನ ಜನಸಂಖ್ಯೆ ಇರುವ ಹಾಸನ ನಗರಸಭೆಯು 

ಅಮ್ಯತ್‌ ಯೋಜನೆಯಡಿ ಆಯ್ದೆಯಾಗಿದ್ದು, ಹಾಸಸ ನಗರಸಭೆಗೆ 5 

ವರ್ಷಗಳ ಅವಧಿಗೆ ಅನುಮೋದನೆಯಾದ ಅನುದಾನದ ಅನುಪಾತ 

ಕೇಂದ್ರ 5೦%, ರಾಜ್ಯ 2೦%, ನ.ಸ್ಥಸಂ. 3೦%ರಂತೆ. ಒಟ್ಟು 

ಅಸುದಾನ ರೂ. 142.28 ಕೋಟ ಹಂಚಿಕೆಯಾಗಿದ್ದು. ಸದರಿ 


ಪಾತ್ರದ ನನವ ವ್ಯಾಪ್ತಿಯ ಕ ಕಾಂಡ ಕಾಮಗಾಕಗಳನ್ನು 
ಕೈಗೊಳ್ಳಲಾಗಿರುತ್ತದೆ 


್ಜ (ರೂ. ಕೋಟಗಳಲ್ಲ) 
ವಲಯ ಹಂಚಕೆ. :  ಜಿಡುಗಡೆ 
) ಕೇಂದ್ರ |ನೆ.ಸಸ ಒಟ್ಟು 
ಕ್ಟ ಒಟ್ಟು 
+ ರಾಜು ೦ಸೆ 
Q 
ಗ ಪಾಲು 
ನೀರು | 36.9 
pe 140.28 | 76.06 13.02 
ಸರಬರಾಜು 6 
ಹಸಿರು . ಜಾಗೆ ; 
ಮುಕ | 200 | 0.69 | 0.60 
4 A 4 129 
ಉದ್ಯಾನವನ \ | 
ಅಭವೃಧ್ಧಿ 
ಒಟ್ಟು | 142.28 | 76.75 | 37.56 114.31 


ಯೋಜನೆಯಡಿ ಹಾಸನ ನಗರಸಭೆಯ ಕಾಮಗಾರಿಗಳಗೆ ಕೇಂದ್ರ 
ಮತ್ತು ರಾಜ್ಯ ಪರ್ಕಾರಗಕ ಅನುದಾನ ಒಟ್ಟು ರೂ. 76.75 ಕೋಟ 
ಅಡುಗಡೆಗೊಆಸಲಾಗಿರುತ್ತದೆ ಹಾಗೂ ನದರಸ್ಪ ಸ್ಥಣಯ ಸಂಸ್ಥೆಯ 
ವಂತಿಕೆಯಾಗಿ ಹಾಸನ ನಗರಸಭೆಯು ರೂ. 37.56 ಕೋಟ 
ಜದಗಿಸಿಜೆ. ಯೋಜನೆಯಡಿ ಒಟ್ಟು ರೂ. 16.14ಕೋಟ ವೆಚ್ಚ 
ಮಾಡಲಾಗಿರುತ್ತದೆ. } 


5) ಎಸ್‌.ಎಫ್‌.ಸಿ, ಅನುದಾನ: » 

ಕಳೆದ ಮೂರು ವರ್ಷಗಳ೦ದ ಹಾಸನ ನಗರಸಭೆಯ ವಾರ್ಡ್‌ಗಳ 
ವ್ಯಾಪ್ತಿಗೆ ಮೂಲ ಸೌಕರ್ಯ ಒದಗಿಸಲು. ರಾಜ್ಯ ,ಹಣಕಾಸು 
ಆಯೋಗದ ಯೋಜನೆಯಡಿ ಎಸ್‌.ಎಫ್‌.ಸಿ ಮುಕ್ತನಿಧಿ, 
ಎಸ್‌.ಎಫ್‌.ಸಿ "ಕುಡಿಯುವ ನೀರು, ಎಸ್‌.ಎಪ್‌.ನಿ ವಿಶೇಷ 
-| ಅನುದಾನದ ಯೋಜನೆಗಳಲ್ಲ ಕೈಗೊಂಡ ಕಾಮಗಾರಿಗಳ 
ವಿವರಗಳನ್ನು ಅನುಬಂಧ- 4ರಲ್ತ | ಒದಗಿಸಿದೆ, 


ಎಸ್‌.ಎಫ್‌.ಪಿ ಮುಕ್ತನಿದಿ: 
(ರೂ.ಲಕ್ಷಗಳಲ್ಪ) 
ವರ್ಷ ಅಡುಗಡೆ ವೆ 
2017-18 463.64 463.03 
2018-19 - 440,75 431.49 
2019-2೦ 383.00 314.47 
ಹಿಟ್ಟು 1287.39 1೦8.೨9 
ಎಸ್‌.ಐಫ್‌.ಸಿ ಕುಡಿಯುವ ನೀರು: 
: (ರೂ.ಲಕ್ಷಗಳಲ್ಪ) 
ವರ್ಷ ಬಡುಗಡೆ ವೆಚ್ಚ 
207-8 135.58 135.33 
2ರ 2೮.೦೦ 2166 
2019-20 2೦.೦೦ 16.2೦ 


| SS ES 


ಒಟ್ಟು 180.58 


ಎಸ್‌.ಎಫ್‌.ಸಿ ವಿಶೇಷ ಅನುದಾನ: 


ಇಡುಗಡ-” 
0.೦ ೫ 
0.೦ ' — 

2೦19-೭2೦ 101.56 

wl ಒಟ್ಟು 100.00 101.56 


ವಷ್‌ 
20778 
2೦87S 


- 100.00 


ಆ) 


ಹಾಸನ ನಗ 
ಹೊಂದಿಕೊಂಡಿರುವ ಸತ್ಯಮಂಗಲ 
ಗ್ರಾಮ ಪಂಚಾಯುತಿಯನ್ನು 
ನಗರಸಭೆ ವ್ಯಾಪ್ತಿಗೆ ಒಳಪಡಿಸಲು 
ಸರ್ಕಾರದ ಹಂತದಲ್ಲ ಪ್ರಸ್ತಾವನೆ 
ಇದೆಯೇ; ಇದ್ದಲ್ಲಿ ಯಾವ 
ಹಂತದಲ್ಲದೆ; ಈ ಬಣ್ಣೆ ಸರ್ಕಾರದ 
ನಿಲುವೇನು; 


ಹಾಸನ ನಗರಸಭೆಗೆ ಸತ್ಯಮಂಗಲ ಗ್ರಾಮ ಪಂಚಾಲುತಿಯೆನ್ನು 
ಸಕಾರದ ಅಧಿಸೂಚನೆ ಸಂಖ್ಯೆ:ನಅಇ/ ಆದಿ! ಎಂ.ಎಲ್‌.ಆರ್‌/ 
2೦೭೦ ದಿನಾಂಕ '. 31-12-2೦೭೦ರ ಅವ್ವಯ 
ಸೇರ್ಪಡೆಗೊಳಸಲಾಗಿರುತ್ತದೆ. - 


ಇ) 


ನಗರಸಭೆ ವ್ಯಾಪಿಯಣ್ಣ ನಡೆದಿರುವ 
ಕೆಲವು . ಕಾಮಗಾರಿಗಳು 
ಕಳಪೆಯಿಂದ ಕೂಡಿದ್ದು; ಸರ್ಕಾರದ 
ಗಮನಕ್ಷೆ ಬಂದಿದೆಯೇ; ಬಂದಿದ್ದಲ್ಲ, 
ಈ ಸಂಬಂಧ' ಯಾವ ಕ್ರಮ 
ಕೈಗೊಳ್ಳಲಾಗಿದೆ? : 


ಕೈಗೊಂಡ ಕಾಮಗಾರಿಗಳ ಗುಣಮಟ್ಟವನ್ನು 3ನೇ ವಕ್ಷ `'ತಪಾಸೆಣಾ' 
ಸಪಂಸೆಯುಂದ ಪರೀಕ್ಷಿಸಿ ಕಾಮಗಾರಿ ಗುಣಮಟ್ಟದ ಬಣ್ದೆ ಧೃಡೀಕರಣ 
ಪಡೆದುಕೊಂಡ ನಂತರ ಗುತ್ತಿಗೆ ಹಣವನ್ನು ಪಾವತಿಸಲಾಗುತ್ತದೆ. k 


ಹಾಸನ ನಗರಸಭೆ ಪ್ಯಾಪ್ತಿಯಲ್ಲ ಕಾಮಗಾರಿಗಳು ಕಳಪೆಯಿಂದ 
ಕೂಡಿರುವ ಯಾವುದೇ ಪ್ರಕರಣಗಳು ವರದಿಯಾಗಿರುವುದಿಲ್ಲ. 


ಕಡತ ಸಂಖ್ಯೆ:ನಲಇ 265 ಎಸ್‌.ಎಫ್‌.ಸಿ 2021 p 


(ಎನ್‌. ನಾಗರಾಜ್‌, ಎಂ.ಟಿ.ಬಿ) 
ಪೌರಾಡಳಿತ ಹಾಗೂ ಸಕ್ಕರೆ ಸಚಿವರು 


ಂದಾಜು ಮೊತ್ತ ] 
'ರೂ ಲಕ್ಷಗಳಲ್ಲಿ) 
311.62 
2 Road works in Ward uo3 24 252729 32 33.24 35 1 of Hassan. CM limits _ 497.00) 
Road works in Channapataa devunna hadavnne ward 1 behind aduvalli of ward 2 
ಸ fudayagiri badavanc KRPuram-badavane gandada Kote PWD colony rongoii hatlia.| 493.10: | 
3 3. 
hemavatli nagar saraswathipuram uliara hadavanc p and { colony shanthinagar 
aralaputv tippunagar hosalint road _ 
ಸ Concrete road works in DRPolicc quarters of Ward 21,chikkamma doddamma 
4 temple, mochicolony dandina maramma temple of ward 22.Srinagar badavanc 75.00 34.36 
rangaiad house ward 23 Siddaiah naga badavanc of ward 31, and .1.2,3,4,5 main ನ 
[ FA ST Se Tn Se ದಾವ್‌ NN) - ನ 
Concrete toad works BMRoad road to Feavendra colony of ward 33, 
5 napatna colony ramesh house lo main road of ward 34, channapaina colony 78.00 21.03 ಪೂರ್ಣ ಗೊಲದಿಗುತ್ತದೆ. 
i 10 arati mara road 10 80 feet road PN ೯ ಕ Al-: ಮ ಲ್‌, 
Concrete rood works and concrete drains works in Joddabasavanahally colony of 
6 ward 35K Hosakoppalu colony. DRPolice quattcts conipound to Doddamsma 77.85 
chikkamma temple road to ring road for Rain water drain works 
Construction of concrelc drain intr: 
7 road, aduvolly colony of werd 2 Sinncmane-vatara, Ashoka bodavans, SIP coud of 80.00 
Ward 6 
2017-8 (Construction of concrete drain in Kammara beedhi papanna shone uf wird 5 
[-} cross road and 2nd main rad, Medara beedhi of ward 32, Jagadeesh housc, 66.00 
| road 
9 Construction of rain water drain in kuvempunigar badavanc 155.81 
Construction of concrete drain from vhikkanaly circle to swecpers coiony,adarsha | 
10 nagar of ward 17, Ashnhalt works from Chikkonatu sweepers volony Ist cross 78.36 
Bee read tw Sth cross roag § 
[Consuuction of conrcic dain from vydika bhavana 10 heeranhally colony of 
11 ward9.rajkumar nagar hasavaiah heusc of word 16. pension mohalla devaraju 8) 00 
house to kottapuradamna temple of ward 18 
12 Asphalting works from BMRoad {0 Bamboobazer circle 10 Railway tract raod of 69.00 
ward 23,34 and basavaraju house of Bamboo bazar & 
B Asphalting wosks from BMrond 10 Hasanamba temple [UY Mylara lingaswamy 65.00 ಫೂರ್ಣನೊಂಡಿರುತದೆ 
wmplc of medara becdhi of ward 32. and 1,2,3 main road of Mcdbara becdhi £: 
14 Fixing of LED light tn Medha beedhi.bamboo bazar 6.76 0.00 ರಿ ಪ್ರ 
ere RS ಮಿ RR 
is IE ixing of street lights in ward 1 10 ward 35 of SC ST colony, fixing, of higmast 4000 13.05 1 ಮೂರ್ಣಗೊಂಡಿರುತವೆ. 
light and LED lights _ 
UGD Works in MGRoad of HVK Petrol bunk salgame road suyadri theatre roud 
16 channapatna KHD colony KRPURAM udayagiri badavanc aduvally manju housc 100.00 0.00 ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 
road new bus stand road rajkumar road uf hassan cmc limits 
17 Contribution of Amruth yojane” 700.50 700.50 
Total 2975.00 | 1091. 26 


0 
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ಕಹಾ ರ್‌ ಧಾರ ನಶಾ ಅಂದಾಜು ಚ್ಚ್‌ 
i ಮೊತ್ತ (ರೂ ಅಸನ) 
ಲಕ್ಷಗಳಲ್ಲಿ) | | 
} 1 ಸ i | 
ಲ | | 
| ಹಾಸನ ನಗರಸಭೆ 2010-21ನೇ ಸಾಲಿನ ಎಸ್‌.ಡಬ್ಯ್ಯೂಎಂ. ಅನುದಾನ 

| 1 1ಅಗಿಲೆ ನೆಲಭರ್ತಿ ಜಾಗದಲ್ಲಿ `ವಿಂಡ್ರೋಪ್ಲಾಟ್‌ ಫಾರಂ ವಿಕ್‌ ಶಡ್‌ | ದ 0.00 
pe ನಿರ್ಮಾಣದ ಕಾಮಗಾರಿ ನ 

\ | | 

|. Me res ಜಮ (SE TS 
: “ಆಟೋ 'ಟಿಪ್ಪರ್‌ಗಳ ಖರೀದಿ 2.0 ಕ್ಯೂ ಮೀಟರ್‌ ಸಾಮಧ್ಯ | i48.. 58 ೧ 133.65 | 
Ss 1ಕ್ಕೂ ಮಿಹಿರ್‌ ಕಾಂಪ್ಯಾಕ್ಟ್‌ ಬರೇದಿ " ನ 36g ಕ 


ಹರ ನೇಡ ಬಿನ್‌ pk 5.94 SU 00 
"5 '4ಐಂ ಎಂ & 2ಎಂಐಂ ಸ್ಥಿನಿಂಗ್‌ ಯಂತ್ರ 18.೬ | Meg 
| 


6, ಬೇಲೆಂಗ್‌ ಯಂತ್ರದ ಖರೀದಿ" 15 ಏನ್‌/ಪ್ರತಿದಿ ವಿನ ನಂಬರ್‌ 


| ಒಟ್ಟು. | 584.05 ಲಕ್ಷ 133.63 


11.94 ಲಕ್ಸ್‌ 


ಹಾಸನ ನಗರಸಭೆ: ವ್ಯಾಪ್ತಿಯಲ್ಲಿ 111 ವೈಯಕ್ತಿಕ ಶೌಚಾಲಯಗಳು ನಿರ್ಮಾಣಗೊಂಡಿದ್ದು, ಇದಕ್ಕಾಗಿ ರೂ 592 ಲಕ್ಷಗಳ 
ವೆಚ್ಚವನ್ನು ಮಾಡಲಾಗಿರುತ್ತದೆ ಎಂದು ವರದೆಯಾಗಿರುತ್ತದೆ. ' 


AEE, bmA 
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Workwise Progress’ of 1sthFinGeneralBasicGrants 2017-18 Report 
Date=23-03-2021 Rs. in Lakhs 
Town Sector Contract] Estimate | Expenditure w _ 
. SEU ork tu. 
SNO[ pgme Name Work Name Amount | Cost Cost Sta us 
K Constniction of compound wall in west side of ವ 
AO p 0.00. 8.00 Work Complete: 
1 Hassan Buildings I0G Bungiow 00 pleted 
2 Hassan Buildings {Instatlation of LED lights to DC bunglow 10.00 10.00 10.00 Work Completed 
_ ain Construction of compound wall in east and south 8.00 Work N 
3 Hassan Buildings. side of DC Bunglow 8.00 8.00 . ork Completed 
4 Hassan | Olher Works Footpath construction in housing board 16 th 0.00 16.586 16.56 Work Completed 
- ಒಂ 
5 Hassan | Other Works Construction of kitchen ೦೧7! 10ರ in 0.00 10.00 9.94 Work Completed 
bittagowdanahalli 
- ” | | 
6 | Hassan | Other Works |Tubular pole adjustment in B M road APMC Yad | 5009 50.00 44.65 Work Completed 
to thanniruhalla . - K 
7 | Hassan | Other works [SSnS*uction of compound wail and drain in hindi] 09 16.40 15.00 Work Completed 
raveyard 
+ _ 
8 Hassan | Other Works |Moderate toilet purchase for Hassan CMC 0.00 16.40 14.40 Work Completed 
| Construction of str ter drain i ರೆ ೧೦ 22 | | 
onstruction of strom water drain in ward no 
9 Hassan | Other Works Tipu Nagara ring road 0.00 15.00 11.64 Work Completed 
Park development and footpath construction in - | 
Hassan | Other Works |ward No 12 Hemavathi Hospital near Ladies 0.00 10.00 9.77 Work Compieted 
Hostef . 
Hassan | Other Works JAsphalting road in ward No 7 shankar mati road 0.00 30.00 30.00 Work Completed 
, Strm water drain in M G Road ramakrishan ' 
Hassan | Other Works Hospital road 0.00 30.00 28.98 Work Completed 
I y . 
Hassan | Other Works |Concrete drain in ward no 8 Christain colony 0.00 5.00 3.34 Work Completed 
ks dl 
Construction of footbath and grills-to hemavathi 1 
Hassan | Other Works inagara Ladies Hostel in Hemavathi Nagara ward 0.00 10.00 10.00 Work Completed 
No 12 
Hassan | Other Works Mubuar pole adjustment in ward no 29 80 feet 0.00 6.40 5.58 Work Completed 
§ Aspnaling the Road in Hemavathi Hospital raod 
16 | Hassan Roads Gopalegowda House road 0.00 6.00 5.69 Work Completed 
17 | Hassan Roads  |ASPhaltation of road form BM road to DC 5.00 5.00 ] 5.00 Work Completed 
\ lbunglow - - 
18 Hassan Roads Asphaiting of roads in ward no 7 sampigeroad 0.00 27.00 23.65 Work Completed 
Ko 
19 | Hassan Storm Water Strom water drain in udayagiri 0.00 29.30 29.30 Work Completed 
20 | Hassan ಗರ [co pipeline in Gandhinagara Exin 0.00 73.30 | 63.30 Work Completed 
L K | - . 


Town |” Sector ಗ Contract | Estimate [Expenditure ನ 
S.No / R Work Nam - p 5 
Name: | Name ] § Name y Amount Cost _ If Cost Work status 
uncer Ground [Compound wall construction in Gorur Dumping ; 2 } ಸ 
21 Hassan Drainage [yard _ 0.00 79.30 59.30 Work Completed 
SL: Me ; 
22 Hassan Unger found Pipeline in Jandies shetira House ” 0.00 6.00 4.29 Work C K 
p > Drainage - ಸ - ‘of ompleted 
4 Drilling of borewells in Devamma Extn Hosing ಸ esl: 
23 | Hassan | Water Supply bogrd beeranshalli ote 4 0.00 27.08 25.75 Work Completed 
3 Repair of starter panel for 500HP Motor pump in 
H - ಸ K 
24 12588ಗಿ ater Supply Gorur water supply system 0.00 1500 A Work Completed 
25 Hassan |} Water Supply [Construction of toilet in ward no 23 0.00 10.00 8.69 Work Completed 
ಷೆ Laying of 500mm dia ms pipeline work in gorur ಬ | 
25 Hassan | Waler Supply road Hassan 0.00 21.00 173 Work Completed 
SNe Esme T 
Fixing of motor pump to borewells inDevamma 
27 Hassan | Water Supply Extn Beeranaballi Vidyuth nagara etc 0.00 14:30 13.86 Work Completed 
28 Hassan | Water Supply |[Gorur jackwell electrification work 0.00 2.00 2.00 Work Completed 
RU AE [ಮ { ಸ - 
| 73.00 556.96..|. 499.03. 


Workwise Progress of 14thFinGeneraiPerformanceGrants 2017-18 Report 


Date=23-03-2021 


Rs. in Lakhs 


0 imate ditur 
S.No Town Sector Work Name Contract| Estima Expenditure Work Status 
Name Name Amount Cost Cost ; 
1 Hassan Bridges Construction of shed in Gorur road graveyard 0 14.25 14.19 Work Completed 
2 Hassan Roads Road development work in Hosaline road to 0 40 0 Work Completed 
ಮ Adlimane road ಫಿ 
A Road development work in Salagame main road K 
19. 
3 lassen Roads to St Joseph school compound 0 20 9 W Work Completed 
Storm Water Construction of SWD in Ward No 1 Vishwanatha ' 7 ; 
ತೆ Hassan Drains nagara near KSRTC compound Rajaghatta [A 18 13.47 Work Completed 
and channapatna [ಮ 
[ Hassan pr Construction of SWD in ward no 4 Udayagiri 0 8. | Work Completed 
6 NE Storm Water Construction of SWD in WArd No 35, 0 16 10.92 Work Completed 
Drains Hosakoppatu 13 th main and 1 st main 
7 Hassan A Construction of SWD in SIP road Doddi road 0 [A 5.44 Work Completed 
7 Crouno| in letion of USD Ines I Ward No 35 HN Kf FR 

8 Hassan Drain U Pura Road in 1 st main 13 th main 12 th main -0 29.96 25.55 Work Completed 

- #396 Jang kK K residency to Bommanayakanahalli VRL | } 
9: | Hassan Under Ground New construction of UGD pipelines and 0 14 821 Work Completed 

Drainage manholes in ward No 24 | ki 

0.00 164.21 97.33 


Workwise Progress of 14thFinGeneralBasicGrants 2018-19 Report 


Date=23-03-2021 K Rs. in Lakhs 
Town Sector Contract] Estimate | Expenditure 
S.No ame 
Name Name Work Nam Amount Cost Cost Work Status 
Developmentof graveyard in gorur road 
H 
1 assan Bridges bittagowdanahall 30.58 13.92 Work Completed 
FS me — fa 
Hassan | Other Works |Railing and parking tiles installation in Devigere 0 22 0 Work Completed 
l High tech toilet construction in B M road near N p ” 

Hassan | Other Works Railway sistion and development of toilet in [0] 30.58 30.55 Work Completed 
Maharaja park ಕ ಟಿ 
Upgradation of HT yard in Gorur Jackwell pe " 

Hassan | Other Works pumphouse and Haluvagilu [) 8.16 8.16 Work Completed 

“Parks and 2 
Hassan Gardens Marnami park development work 0 5.58 4.58 Work Completed 
Parks and K 
Hassan Gardens Park development work in ward no 10 0 3 0 Work Completed 
| Concrete-road construction in Hasanamba ಪ 

Hassan Roads temple conservency gall 11.15 12 11.45 Work Completed 
Road development work in war No 33 haluvagilu 

Hassan Roads road to K E 8 Prakash House 789.75 79.75 Work Compteted 

Hassan Sold. Waste CMC contribution for SWM collection center 66.75 66.75 


ER in 


Management 


Work Completed 


Solid Waste i ಗ K | J. 
10 Hassan Management Construction of-ramp for transportation of SYM 25 Work Completed 
Storm Water |Strom water drain construction in ward No 22 | ಘ 
1 Hasson Drains changi diwan darga to 80 feet road WN ಗಲ Work Completed 
12 Hassan Storm Water Removal of garbage in big drain of Channapatna 11.75 8.1 Work Completed 
ಗ್ಯ Drains colony channapatna extension 

Contribution to Traffic police dept to adjust the 
13 Hassan |Street Lighting [traffic signals in NH SH and main roads in 5 5 Work Completed 

Hassan 3 

pein lnstallation of 20 mts High Mast light near 
14 Hassan |Street Lighting Hassan Taluk office 13 9.15 Work Completed 
f Painting and decorating tubular poles from Dairy 
15 Hassan [Street Lighting [circle to-NR circle and all parks including 15 13.08 Work Completed 
- Maharaja park in Hassan CMC limit 
16 Lascar; Under Ground Installation of UGD pipelines in Basattikoppalu to 20 17.21 Work Completed 
¢ Drainage |saleem nagara 
Under Ground UGD pipe connection in channapatna extension "1 
17 Hassan ರಿreina Ha gas godown backside, karigowda colony opp [ 4225 9.55 Work Completed 
9 NDRK college ward no 10 ring road behind 
i 4 USD pipeline Installation in ward no 
18 Hassan beeranahalli extension chippinakatte tension 0 29.5 29.49 Work Completed 
Drainage p 
and in 80 feet road 
p Installation of motor pump GI pipe electrification 
19 Hassan | Water Supply jand cable installation for bore wells in ward No 0 13.75 12.73 Work Completed 
Is 13 Salagame road ward No 17 ilahi nagara ward | 
installation motor pump Gi pipe and cable to 3 
Re iar ಸ 
20 Hassan | Water Supply barewells in ward No 27 2829 32 33 2435 0 20 18.61 Work Completed 
ವ - “Butterfly valve and slice vaive installation and || sil f 
21 Hassan { Water Supply [construction of valve chamber r waler supply 18 18 17 81 Work Completed 


[500 mts rising pipeline to pariduranga temple 


4 


Installation of motor pump, GI pipe and cable in 


Hassan | Water Supply [Hosatine road, ‘Mirza mohalla and Adarsh 15 | 15 13.07 Work Comnteted 
nagara etc ” _] - 
Hassan [Water Supply Ne and fixing motor pump in py 5 363 Work Completed 
Hassan | Water Supply Dnkng of rising pipeline gorur to shanthinagar 40 40 | 0 Work Completed 
299.48 6165 | 475.29 - 


Workwise Progress of 14thFinGeneraiBasicGrants 2019-20 Report 


Date=23-03-2021 


Rs. in Lakhs 


Town Sector Contract] Estimate | Expenditure " 
_ } ame Work Status 
S$ No “Name Name Work N _ Amount Cost Cost’ MN tat H 
' | ’ Development of muslim graveyard in Edga K 
1 Hassan Bridges Imehaboob nagara road 7 0 14 Work ಂಗplಣಟeರ 
2 Hassan | Burial Ground Development of Christain graveyard in salagame 0 8 Work Completed 
a 
K) Hassan | Burial Ground [Development of graveyard in gorur road 0 4.9 Work Completed 
- Road development work in ward No 16 Shanthi N 
4 Hassan | Roads nagara W No 18 pension mohaila w no 20 ward 0 310 Work Started 
No 33 Haluvagilu road w no 21 chippinakatte w ಗ - 
K Sotid Waste jContribution from Hassan CMC fro preparation 
5 Hassan Management [DPR under swach Bharath scheme 0 81 Work Completed 
' storm water [Construction of SWD in ward no 17 wno 19w § 
[2 Hassan | no3wno22wno3iwnoIIwnoiwnobw 0 315 241.75 " Work Started 
_ Drains 
ಮ no7wnoiZ2wngi3wnci4wnoiSwnolbw K 
Contribution from Hassan CMC to work under ™ 
7 Hassan |} Water Supply JAMRUT scheme i.e. electricity supply to gorur 0 78 77.49 Work Completed 
[ main _ _ _ 
I 0.00 810,90 | 551.05 | 


op 


Ra 


Workwise Progress of 15th Finance Commission Basic Grants 2020-21 Repon 


Date=23-03-2021 _ Rs. in Lakhs 
Town Sector Contract | Estimate | Expenditure w 
S.No Name | Name Work Name Amount Gost Cost ork Status 
Hassan [Burial Ground Development of bitagowdanahalli graveyard in 9 54 0 Work Started 
ward no 34 _ 
Parks and ‘Development of park in ward No 14 marlami park § 
¢ k 40 0 
Hassan Gardens and ward no 13 vidyuth nagara park 0 Work Started 
Concrete toad in ward no 7 maseedito Sub “T 
[4 
Hassan registrar office Kuvempu Nagara 0 80 Work Slanted 
d- 
Hassan Solid Waste Purchase of HP front end loder with back ho 0 30 0 Work Started 
Management [vehicle 
ON; 
5 Hassan Solid, Waste Purchase of Hitachi 110 mode vehicle - [ 40 0 Work Started 
Management _ 
Solid Waste | - [ 
6 Hassan Management Tractor and traitor purchase 0 20 0 Work Stated 
! Solid Waste | K K i r 
ಐ. 
7 Hassan Management Construction of road in Agile land fill site 0 25 0 Work Stared 
| Solid Waste [Scientific disposal of legaccy waste in Agile Jand filt 
8 Hassan Management [site 0 92 0 Work Stated 
9 Hassan Storm Water SWD work in.ward no 20 21 and 22 0. 80 0. Work Started 
1 Street Purch f tes for i lati f LED 
ree urchase of accessories for installation 0 
10 | HaSSaN | Lighting [lights in Hassan CMC limit 0 80 Work Slarted 
Fr - —f 
41 Hassan hued Installation of UGD pipeline in Hunasinakere road 0 25 Work StdTt d 
Kashi Vishwanatha temple ork Slarte 
Drainage 
Under SN . 
UGD pipetine adjustment in KR Puram 
12 | Hassan nd beeranahalli mylaralingeshwar temple to SIP park 0 25 0 Work Started 
rainage : 
Unde [yg pipeline adjustment in ward no 15 1 st cross 
13 | Hassan. Ground - Jsangameshwara extension . 0 10 [ Work Started 
- Drainage 
Under 
14 | Hassan Ground installation of UGD pipeline in ward No 31 0 20 Work Stared 
- Drainage | 
Rain water harvesting work in ward No 3 Kariyappa PPR Tender 10 be 
45 |e n Water Supply \ 
i5 | Massan | Water Supply park and ward no 13 Vidyuth Nagata park 0 10.38 Invited 
—— mM 
KR installation of new water pipeline in ward No 34 
16 Water Supply channapatna 0 20 Work Staded 
17 | Hassan | Water Supply | Digging of borewells and in 21 wards 0 20 Work Started 
ul. 
18 | Hassan | Wate: Supply Installation of raising main pipe line in ward no 16 0 10 Work Started 
shanthinagara 
18 Hassan | Water Supply Installation of pipes collars and mechanical joints in 0 6 0 Work Started 
different wards 
Digging of borewells and adjusting pump sel in ward 
20 | Hassan | Water Supply No 34 Oevamma 2xtension 0 | 5 0 Work Started 


18 


— 


: "| Town Sector : k + | Contract | Estimate | Expenditure . 
s. 2 oo Estims 
“| Name | . Name Work Name ° ; Amount Cost Cost Work Status 
"21 | Hassan Water Supply [Gray water collectiori and reuse work [) ‘Work Started | 2 
, "ey [Gonatruotion of pump houac in ward No 3 noar park : 
22 Hassan Water Suppiy and gray water collection center work © Work $!೩ಗೇರ 
K - [Renovation of shanthi nagara over head tank } Tender to be 
| Hassan | Water SUPPly | 2p gcity 10 lakh litres ky invited 
- 24 | Hassan | Water Supply [Construction of pump house near martami tank 0 | Work Started 
25 | Hassan | Water Supply PD house in ward no 7 near, [) Work Stated | 
| ] Hassan | Water Supply pet in ward no 11 No 0 Work Started | 
K K installation of 400 dia raising main pipe in - § 
27 Hassan | Water Supply |salagame road Ganapathi temple near malnad 0 ಎ 15 0 Work Stated 
college of engineering - RN 
28 Hassan | Water Supply istatation Nhe LG oa in 0 ° 30° - KU Work Started 
|: § 000, | 82800¢] .. doo 


4 MHA CA i 
Workwise Progress of SFC UNTIED Report 
Rs. in Lakhs 
S.No District Name Town Name year Sector Name - Work Name Estimats | Expenditure Work Status 
k Type H Cost Cast * 
13 Hassan Hassan CMC 2019-20 Other Works |Ward No 187 Sweeper colony Ambedkar bhavana refurbishment work 3 0 | Work Started 
14 ee MN CMC 2019-20 Other Works Ward No 17 Sweeper co:ony ner shanthamma house concrete drain ps 413 Work 
construction - Completed 
ರ್‌ [s ff i i A 
15 Heda Hassan CMO 2019-20 Other Works Ward No 16 Rajkumar nagara near Rajanna house concrete drain 10 [ Work 
construction § | Completed | 
18 Nascar Hee &MC 2019-20 | Other Works Ward No 16 Rajkumar nagara near Rajanna house concrete drain 0 0 Work Started 
KN RR construction 
UGD work i d. 
work in siddaiah nagara 1 st main 5 th main 2 nd cross Ambedkar Work 
7 $೬ - ther \ 
§ Hessak sean iG 201920 Heros nagara K R Puram and slum board Beeranahalli extension 240 ಸ Completed 
NS SS — ನ್‌ 
18 Hassan Hassan CMC 2019-20 Other Works, [Contribution to Social Welfare Dept 10 10 0 
| Completed 
| } Work 
Hassan Hassan CMC 2019-20 Other Works Reserved for purchase of PKS safety accessories 7.2 474 Ks 
£ Completed 
p ಸ Tender to be | 
Hassan Hassan CMC 2019-20 Other Works Contribution to PKGB Yogane 9.25 [) g 
qd | | ie invited 
Hassan Hassan CMC 2019-20 Other Works Contribution to SC/ST beneficiary to setup'sélf employment 25 [5 ಗ pe 
22 Hassan Hassan CMC 2019-20 |- Other Works Reserved for PKS morning breakefast 45 4.43 ಹ 
8 ಇ p 
Hassan Haceat CMC 2019-20 Other Works Release of honrarium to tourism dept for purchase of vehicles to SC ST 9 4 Work Stated 
unemployees 
i $ i le i t 
Haeeli Hassai CMC 2019-20 Other Works ಚ for release of subsidy amount to starting small scale industry to 8 283 Work Started 
Hassan Hassan CMC 2019-20 Other Works [Reserved for health checkups for SC ST pks 2.75 Work Started 
1] CMC 2019-20 | Other Works |Morning breaketast for Powrakarmikas 1 Mork 
26 Hassan Hassan 2019- 1er Works orning brea st fo. r | Completed 
27 Hassan Hassan CMC 2019-20 Other Works |Construction of wall in ward No 23 siddeshwara nagara extension 15.84 Work Stated 
28 Hassan Hassan CMC 2019-20 Other Works RE to Govt tourism dep! for purchase of vehicle 3 ‘Work Started 
4 
_ - i nn My 
29 Hassan Hassan CMC 2019-20 | Other Works [Subsidy to SC ST for starting small scale industry 285 & Wc 
| ompleted 
p Reserved for Honarariun for SC ST patients who have undergone surgery X 
30 Hassan | Hassan CMC 2019-20 Other Works in Ayur Ayush scheme 1 y 0 Work Stated 
ನಾ ನಾ - si! P ¥ es 
31 Hassan Hassan CMC 2019-20 Other Works Health insurgence to outsource PKS 0.75 [ey Lal Stated 
wl SL Ae 3 


2 


£4 EE  Workwise Progress of SFC UNTIED ;Report 


i | Rs. in Lakhs | 
my ಸ ಗ % eS CE § KO F ೪ K gs ¥ ph 
District Name” {| Town Name i year Sector Name ; Work Name | Estimate ] Expenditure | yoru Status 
Type - ಥ | . Cost Cost 
; ನ್‌ h ಫ್‌ 7 
Es 2019-20 , Other Works , Reserved for water supply pipeline under AMRUT scheme | 2.17 ] 0. Work Started 
| 46126 | 31447] 


TOTAL 


Workwise Progress of SFC UNTIED Report 


2 


Rs. in Lakhs \ 
ಎ ULB Estimate | Expenditure 
SN District N T N : 
[7 istrict Name own Name Type year | Sector Name Work Name Cost Cost Work Status 
11 Hassan Hassan CMC: 2018-19 Other Works Reserved to compensate 2017-18 SFC grant 108.49 86.75 Come 
| Work 
12 Hassan Hassan CMC 2018-19 Other Works |Reserved for nandicaped under 3% scheme 5 [6 
Completed 
13 | Hassan Hassan | CMC | 2016-19 | Other Works [Reserved for 7.25 % works 8.83 8.83 Work 
Completed 
14 Hassan Hassan CMC 2018-19 Other Works Under 24.10 scheme amount reserved for SC/STv powrakarmikas 26.2 0 Work Stare 
[ - R betterment works : 
& 15 Hassan Hassan CMC 2018-19 Roads Development of 1,2,and 3 cross roads in ward No 28 bestara beedi [i] 88.69 i Come eed 
——— - SSS A 
Storm Water Construction of SWD and covering with stab in ward No 17 and 21 and Work 
16 Hassan Hassan CMC 2018-19 Mi Ne - 13.25 13.25 
Drains SWD construction in kalladi saheb vatara Completed 
——— : ST ea 
17 Hassan Hassan CMC 2018-19 Under Ground Construction of toilets for handipaced under 3% scheme 4.14 3.73 Work 
. Drainage " Completed 
TOTAL 
1 Hassan Hassan CMC 2019-20 Other Works Spillover work 2018/19 103.35 
2 Hassan Hassan CMC 2019-20 Other Works [reserved for PKS salary in ESCROW account 149,75 147,73 Com ted 
ಎ R Under 7.25 scheme honarariurn to construction of community hall in PO } | Work 
3 Hassan Hassan CMC 2019-20 Other Works shariffa colony $3.57 | 16 | Completed 
———— _ WN 
4 Hassan Hassan CMC 2019-20 Qther Works Strom waterdrain construction in shariff colony under 7,25 scheme 20.36 ; 11.68 Comed 
5 Hassan Hassan CMC 2019-20 Other Works Distribution of accessories to physically challenged under 5.0 work 2 0.68 Work Starte 
4 
6 Hassan Hassan CMC 2019-20 Other Works Music accessories to physically chailenged under 5.0 scheme 2 0 Work Stare 
4” Hassan Hassan CMC 2019-20 Other Works Distribution of three whee! vehicles tg physically challenged under 5.0 14.4 0 Work State 
8 Hassan Hassan CMC 2019-20 Other Works Reserved for water pipe collection under AMRUT scheme to houses of 5 0 Wolk Starte 
—- _ physically challenged c 
9 Hassan Hassan CMC 2019-20 Storm Water Construction of strom water drain in ward No 23 sharif colony Lathif 21.57 0 Work Starte 
LL IN Drains house to rehaman house _ - 
' ೬ k 
10 Hassan Hassan CMC 2019-20 Other Works [Reserved for PKS loaders and scavengers health check up work ೧75  ; 0.75 Comeleied 
—— SS ( 
11 Hassan Hassan CMC 2019-20 Other Works }Ward No 20 Ambedkar bhavana refurbishment work 5 Comeled 
pe NES 
12 Hassan Hassan CMC 2019-20 Other Works {Ward no 21 Ambedkar bhavana refurbishment work 2 Work Startec 
NN [ SN Me i SO LL 


Workwise Progress of SFC UNTIED Report 


N - A . - Rs. in Lakhs 
. _ 1 
.8o District Name Town Name ULB . year. Sector Name Work Name Estimate Expenditure Work wcatus 
Type Cost Cost 
f R R § 4 Work 
1 Hassan |} Hassan CMC 2017-18 Bridges , [Construction of bridge near oxford school 23 21.76 | Compieted 
Es %- 
HH p _ Work 
2 Hassan } Hassan CMC 2017-18 Burial Ground {22.74 % works 100,03 70.14 Completed - 
f Complete; 
ಸ —_— - , i Work 
3 Hassan Hassan CMC 2017-18 Burial Ground Road development work in azad road 19.16 14.ರಿಕಿ Completed 
- ಮ : _ RN Work 
4 Hassan Hassan CMC 2017-18 Other Works “Concrete drain and asphalting road if ward no 7 | 8 7.47 compieted 
pS 7 H ‘Work 
5 Hassan Hassan CMC 2017-18 iter Works {7.25 % works p 30.98 2902 cme ಆಸರೆ 
Ky N . K - il LOMO EET 
— Work 
6 Hassan Hassan CMC 2017-18 Other Works 3% works | 12 | 12 | Completed 
ನ K > R K ಟೇ Work 
Hassan . Hassan | otter Works [Roaddevelopment in pension mohalia 28 23.52 Completed 
PR Work 
8 Hassan Hassan CMC 2017-18 Other Works [Spill over work 143.03 76.63 PR 
\ Completed 
, N » _ ork 
9 Hassan Hassan CMC 2017-18 Oiher Works . [Reserved for PK salary 207.91 207.91 Como eted 
TOTAL 572.14 463.03 
7 § R R Wort 
1 Hassan - Hassan CMC 2018-19 ther Works jindira canteen building work in Govt Hospital road H 20 -20 Completed 
- Under 24.10 scheme contribution for celebration of Ambedkar Jayanthi Work 
2 ಗಡ$ತಶಿಗಿ Hassan CMC 2018-19 Other Works Babu Jagajeevan ram Jayanthi and Valmeeki Jayanthi k 0 Completed 
p Work 
- [ ivi . 5.95 
3 Hassan 2018-19 Other Works 124.10 civil works 18.29 15.3 Completed 
-T- - r— | ವಿ Work 
4 Hassan Hassan |} CMC 2018-19 Other Works {24.10 civil works 43.59 0.25 | Compisted | 
5 Hassan” Hassan ‘CMC 2018-19 Oiner Works * }Scholarship to SC /ST students under 24.10 scheme 4.12 44 Comed 
— - ——— - - [ -] 
[) Hassan Hassan CMC 2018-19 Other Works {Morning breakfast to Powrakarmikas under 24.10 scheme 6 -0 Com ied 
” { 
7 Hassan | Hassan | CMC 2018-19 Other Works [Reserved for purchase of sites to Sc/ST permanent Powrakarmikas 31.2 0 Work Started 
H . 
8 Hassan Hassan CMC 2018-19 Other \Works Reserved for Powrakarmika salary, 177.6 177.6 c Work , 
J. _ | p A | somopleted 
9 “Hassan. | Hassan CMC 2018-19 |- Other Works {Indira canteen work near Hassan City Municipal Council 15 15 Work 
| _ ” Completed 
10 Hassan Hassan .| CMC | 2018-19] Other Works  jReserved for KMR P Loan 7 7 Work 
} Completed 


2೩3 


Workwise Progress of SFC Special Grants Report 


| 
Rs. in Lashs ' 
_ ULB kK Estimats | [=f yy 
S.No District | Name Type YEAR Sector Namie Work Name FU * eee UE | Work Status 
{ . - 1 fl 
) . 
i | Hassan CMC 2019-20 Other Works {Construction of compound in BM fcad APMC premises 5 § 0 Pec 
. ೩ಗೂರೆ 
f [we 7 3 
2 Hassan Hassan CMC 2019-20" Roads Roa development work in ward No 35 K Hosakopnalu 8 tn main ang 7 th main 17 [9] ಗ 
3 SN — i; 
Kl Hassan Hassan UMC 2019-20 Roads Road development work in ward no8ಿ Apoorva Hote! cross to'Sujala convent 22 [ } Fo 
. RN 
3 ; work i ಎ R ‘nari House R W 
4 Hassan CMC 2049-20 ಔಂಣರೆತ Raod development work in ward no 24 Vimal Kothari House to Pavan house Kalikamba temple 28 0 Work 
I§ ito Adilhya marketing $taned 
; - : } R ಗ್‌ 
5 Hassan | Hassan CMC 2014-20 Roads jRaod development work in Vatlabai road shankar nag auto stand to Sanihepele school opp 30 0 ದ 
pS Rao develoment work in ward no.38 Bommanayakanahatli Shanthamma house to raanna Work 
a 5 2019-20 2 ಗತಿ 7.24 KA 
6 Hassan ಗಡ5ಗ CMC K ಗಂ3ರತ house and Nanjegowda house to moganna house 20 1724 $d 
{ H K3 LPI 
H FCA 
| Roa 5 HK k in war KE dl idency t ಗಲ At K 
7 Hassan Hassan CMC 2012-20 ಔಿಂ೩ದs ೦3 [e] development work in ward no 35 K Hosakoppatu K K residency ioVRL Compound 40 18.3 ಳೇ rks 
| Ho:achi Show room - Stgrted.: 
1. ; l h— 
. | | R ; 
8 Hassan } Hassan CMO 259-20 Roads ರತರ development work in ward no 35 K Hosakoppaiu 13 th main and 15 th main 20 1 [5 Rous 
i !ಣಗೆ 
l - i 
\ | | , 
, a none jRoad development work in ward no 1 Devamma Extension 13 th cross 7 th cross aand Sri, ಎ Work 
9 Haesan Hassan CMT 205%20 | ON - > 15 9) 
| Kaniaiah House | Staಗೇರ 
: H 
; . 
K Racd development work in ward no 1 channapatna extensicn 5 ih main 4th cross 151 cross a2 PN Work 
ny RNS 2 2019-20 ೧೦8ರ 40 1 
10 ಗತ56ತಿಗ Hassan CMC 2049-20 | Road 2 nd cross anc 3 £ೆ ross 0 [ 5ಃಡಣೇರೆ 
J. 
| N . | | ; - “Work 
11 Hassan Hassan CMC 2019-20 Roads Road development work in ward no 34 vhannapatna extension near Venkateshwara [TI collage 40 30.52 Staned 
| : Start 
| Work 
K p A Ny ನಿ or 
12 Hassan Hassan CMC 2519-20 Roads Racd development work in BM road Pruthvi theatre to mini Vighana Soudha raod 88 0 8೩ರ ' 
[| ; ಪೇ 
|_ } ; 
| | ' | ‘Work 
13 Hassan Hassan CMC 2019-20 Roads Road development work in ward no 9 RC road opp NGC cffice to Dr Habbar nursing home 35 35 Started 
t 
L : a 
| | TOTAL 40 | 10 
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Workwise Progress of SFC Drinking Water Report 


District Name 


H 


Hassan 


Town Name 


Assan 


Work Name 


, 9.37 


ME 
Rs. in Lakhs ) 
ಸ ——— y 
Estimates Expenditure _ 
tost Cost Work Status 


Work 


Completed 
2 Hassan Hassan 9.95 Work 
| Completed 
. - Work 
Hass 'g 
3 lassan Gd s CMC 9.85 Completed 
Work 
Hi H 
4 ssan ೩ssan Completed 
5 Hassan Hassan CMC Work 
} Completed 
[9] Hassan Hassan CMS Linking of pipeline to borewell in ward no 33 and 27 ak 
Rey } f Completed 
7 Hassan Hassan CMO | 2017-18 Linking of pipeline to borewells.in ward no 7 and 4 98 H 
f "Completed 
; ನ ; Water ನ } k - MT 
8 a Hassan CMC | 2017-18 Suppl Digging of borewells in ward No 08 9.75 | Completed 
¥ \ 
9 Hassan Hassan CMC |} 2017-18 ಪ Digging of borewetls in ward No 10 9.51 |} Ell 
f ES. (8 
10 sean Hassan {| CMC | 2017-18 Hb Digging of borewells in wrad no 2 9.7 
| ; F 
11 | Hassan Hassan CMC | 2017-18 it Digging of borewells in ward no 7 979 9.75 £ ಭಾ 
್ಷ J { ppl SRAM TAN l 
+ 1A. 
FASS pe i Water ತ kon N | Es Work Wu 
12 Hassan Hassan CMO + 2017-18 Supply Ogging of Lorewells in ward No 32 2.7 27 1 Completed 
13 Hassan Hassan CMC | 2017-18 ನ Fixing of pipeline to borewell in ward no 20 uk 
el; EE yl _ 
ಲ Water |... pS p : Work 
14 Hassan Hassan CMC | 2017-18 Fixing of pipeline to borewell in ward no 34 9858 9.85 
Supply p Completed 
RE FE ; NC 
Water Fe ಗ 4 | Work 
15 Hassan Hassan CMG | 2017-18 ° JLinking of pipeline to borewell in wrad No 5 - 9.9 98 - 
+ \ we Suppy OO % EP A | Completed 
TOTAL_ 135.58 | 135.33 
JS ES SENS CT l : 
| Wate Installation of ter supply pipeline on both sides of salagam d Saraswathi Work 
_ p or 5 n of new water s sides of sala er0a or 
| 8990 ಗಡತ$aಗ SMC-| 201819 Supply temple circle to jayanagara ring road 4 348 Completed 
2 Ligier. 1 ‘Haesen pe 2018-19 Water Installatioh of new water supply fine from B M Road taluk office to JUdge atrs and DC 3 3 Work 
೩ [ - ಸ Supply |bunglow ” Completed 


pa 


kwise Progress of SFC Drinking Water Report 


Rs. in Lakhs 
Work Name Estimate 
Cost 
Digging ‘of borewels in Salagame road Akashavani backside: PU college near Vani 3 
vilas school and inside gandaga koti 
E 
Installation of motor pump JE pipe and cable for the borewells in Rajaghatta 
“ [Basattikoppalu Apoorva Hotel road Hemavathi Nagara Northern extension Sri Nagara \ 
IChikkagaradi Road Valtabai Road Bhanashankari kalyana MAntap road vallabai road | 18 
Hunasinakere road ravindra nagara _siddaiah nagara channapatna M Hosakoppatu 1 
‘Thanniruhatla and Jayanagara ! 
: j 
1 p% TOTAL 125 
4 ನ 
Installation of HOPE water liner in Hosalinecroad opp Ex councillor Ganesh ‘House 128 | 
I 
installation of HDPE water supply liner in Balegara beedi near Lawyer Siddegowda | 25 
House {o Kamalamma House ' K 
Linking of J e Pipeline cable and Electricity to borewells in opp S B G Theatre near ಸೂ H 
Sathyanarayana House Hemavathi Nagar Royal Apollo school near Ganesha Bangles 15 
Kavenahalli Matt road near Kailash Shankar house Rajkunar Nagar and Society road 
TOTAL 


21 


- 
] Releases 
WS SHPSC Tender | Physical | Financia! 
SH Sector Project Name projects 2ಧp್ಯಂ೪ಆರೆ Awarded Progress progress in Grants 
cost in ce cost nx cr leased 
fater 5S Scheme 
i Water Water Supply Schenie to 1] 11468 $6 36.47 
Supply jHassancity 
Providing Water Supply 
p Water distribution system to + 23.3 100 7 76.06 36.98 113.02 
Supply jselected wards in Hassan dg 
CMC firnits under AMAUT 
ರ KBR ಷು ಹ ಜು 
Total of Water Supply =| 2 140.28 137.91 113.59 
Improvements in Maharaja 
Park ward no 8 (ParvAay ಹ 
AR pais PoE aang PAIEAL 1 0.50 64 100 0.33 
2 Improvements in Maharaja 
Park ward nv 8 {Pant -8) 
improvements i KH8 colony 
4 Parks [channapatan ners new bus ; } 0.28 0.25 100 0.25 
Stand. ward no 34 | A 
8) Development of Green 3 | 
space & parks {Maharaja } K . 
5 ark: 5 _ p 
$ Parks parks ward 1 0.15 0.14 100 0.14 0.69 64 128 
os n03,4,5.9,10,14.16 & 27th nv eS 
improvements in 
6 Parks JHonasinakeri park, ward no 1 0.25 0.13 100 0.18 
22 y K 
improvemeuts-in M 
py; Parks JHosakoappatu park near 1 0.64 0.57 10C 0.49 
Jaxmidevamma temple ward § 
improvements in Heraavati 
8 | Parks. {nagas-park-near. Brahmana 1 0೧೩8 0:16 100 - 0.06- Fi ನ ಸ್‌ ಮ 
Ae Womens Hostaf ward no 12 | el 
Total of Parks= 6 2" 1.7 1.55 
Grand Total of Hassan = 8 142.28 | 139.61 115.14 | 76.75 | 37.56 | 114.31 
- ್ಲ- 


Ne X 


